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Carpenters? and Joiners? Prices: 
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Duly Conſidered and Adjuſted, 
By a Conſiderable and Reſpectable 
NUMBER OF MASTERS. 


LONDON: PRINTED FOR THE 
SOCIETY OF MASTER CARPENTERS, 
| Held at the | 
- BUFFALO TAVERN, BLOOMSBURY, 
M,DCC,LXX VII, 
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T is ſuppoſed, that no Artificer concerned in 

Building meets with ſo much difficulty in aſ- 
certaining the juſt yalue of his work, as the Car- 
penter and Joiner; which is occaſioned not only 
by the vaſt number and great variety of articles 
with which it abounds, but for want of precedent 
in many inſtances, and on account of bad pre- 
| cedents in many others ; to which both Gentlemen 
and Surveyors may be led to refer (having been 
eſtabliſhed by cuſtom); though the example which 
directs them may have originated from inexperience 
and want of ſkill in the buſineſs; or have been intro- 
duced and agreed to at a time when mens labour, 
and 
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and materials, bore a very diſproportionate price 
to what they do at preſent. Upon this account it 
often happens that the Employer is diffatisfied 
and offended, when he ſuppoſes that too much is 
charged for ſome Articles in his Bill; and, on the 
other hand, the reputable Tradeſman is as much 
hurt, and greatly diſcouraged, when he finds ſuch 
inadequate prices are allowed, that he cannot get 
a hving thereby, or poſſibly execute his buſineſs 
in a good and workman-like manner. 


In order to remove theſe difficulties, and every 
| Juſt cauſe for complaint, and that gentlemen. 
who are the Employers may have their bufinefs 
done in a proper manner, and be ſatisfied with the 
Charge; that Tradeſmen may be encouraged and 
enabled to perform their Work in a proper manner, 
by being allowed a moderate and fair profit on it; 
the following articles of buſineſs, in meaſured 
work, are propoſed and agreed to, as a proper 
Standard, or Rule, by which the Prices of Work 
in general may be regulated: at the ſame time 


due obſervance has been had not to allow in any 
one 
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one Article more than a reaſonable profit ; thereby 
totally to diſcountehance exorbitant Charges. 


It is imagined that no candid perſon will deny; 
but that men who have ſerved an apprenticeſhip 
to the Trade, and have had many years experience 
as Maſters, in the various practical parts of it, are 
the moſt proper perſons to judge of the real value, 
and affix a price to the work they are employed 
to execute : and therefore, at a large and very 
reſpectable meeting of the principal Maſter Car- 
penters in and about London, a ſelect number of 


men were deſired to form themſelves into a Com- 


mittee, and to enquire, deliberate, and aſcertain 
the real value of Carpenter's and Joiner's Work, 
when executed in a good and workmaw like 
manner; and to report Zheir proceedings and 
concluſions at a full meeting, that the ſame 
might receive general approbation, before a 
final determination ſhould take place: the reſult 
of which is, that the Body at Large, entirely 


approving of what they have dane, think it their 


duty to publiſh the ſame, for the benefit of the 
Trade in general, 


_ — ST — — — 


* - 
““ 


1 


— 
” «4 _ 
N — — — 


— — 
— 


:-— 


— — —— — — mMä— errno 22 
= > 


- * A 
o i 
b -_ "il 
* 1 9 


9 » 


pi. FF DD 2 1 OR 

And it is to be hoped, that no reſpectable gen, 
tlemen in the Surveying branch, will think it an 
intruſion upon their line; or that the leaſt reflection, 
or diſreſpect, is meant to them: but as it is evi- 
dent a regulation is eſſentially neceſſary, ſo it is 
humbly conceived to be moſt natural that it ſhould 
iſſue from thoſe perſons who more immediately 
laboured under the inconvenience.—Nor are they 
without hopes that their well-meant endeavours 
will meet with the approbation of, not only their 
Employers in general, but of thoſe Gentlemen 
in particular, under whoſe direction they have 
the honour to be employed. 


Lo x PDO x, | 
April, 1778. James Woop, Prefident. 
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Battening to Walls + 5 5 
Bracketipg to Cornices 3 - 6 
Boarding under Slates - - - 8 
Backs and Elbows — - - 24 
Balliſters to Stairs 3 33 A 
Brackets and Noſings to Stairs + „ 

— - — c. | ; 
Centering - - — 8 7 
Circular Saſhes * - bar 
Circular Joiner's Work 8 8 "REES 
Circular Deal Mouldings: — - 44 
Ditto of Wainſcot - " — 29 


Ditto of Mahogany - « ' ©» bb. 
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Doors fitted and hung 
Doors framed, of Dea! 
Ditto, of Wainſcot - — 
Ditto, of Mahogany (1 1 
Doors to Coachheuſes — 
Dentilss 2 I - 


Elbows and Backs + 
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Fir, Bond and Lintels, &c. - 
Ditto, Fram'd, and Labour - 
Furrings to Roofs and Naked Floors 


Fillet Gitters — — — 
Floors — : WE * 
G. 

Guttering » - - 
Gates | 1 * 
Grooves cut for Truſſes — 

| = H, 
Hand-Rails to Stairs = 5 
Inch Deal = - 5 


Inch and a Half. Deal!!! 
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Labour and Nails only to Fir, Framd 
- Floors, and Bond, &c. } 
Labour and Nails to Roofing - — 
Labour and Nails to Quarter Partitions 
Linings fram'd to Doors and Windows « 


M. 
Mouldings of Deal!! - 
Ditto of Wainſcot + - - 
Ditto of Mahogany - - - 
Mahogany uſed in Joiner's Wark - += 
| N * 
Newels to Stairs , . 
| 0 
Oak, rough, Labour included - 
Ditto, fram'd in Floors . — ” 


Quarter Partitions, Labour and Nails only 


R. 

Roofing, Labour and Nails only + . 
Rough Boarding 

| 8. 
Sound Boarding 5 — — 
lit Deal . I * 7 
Shutters, infide 8 — 
Shutters, outſide » - 7 
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28 


29 
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Wainſcoting, fram'd 


Right * uſed in Joiner 3 Work. 
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Stairs - T5... =, * 
String Boards ä 4 of % ia! 
Saſhes fs 8 230 12 C41 
Saſh Frames x iK 
Saſhes and Frames IS 
Saſhes, Circular + 
Sky-lights - 1 
Sky-lights, Domical - " : - 

A T. 
Three-quarter Deal — 
Two Inch Deal : 
Two Inch and a Half Det =» 
Three Inch Deal - 
Truſſes to Girders, &c. < 4 
Water-Trunks — 8 
Weather-Boarding — 8 
Whole Deal — — 2 
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Ube of Fir, in bond; lintels; &c. | | 
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Ditto, in joiſts, &c. not leſs than 
fix inches by three per ft 1 11 
Ditto, fram 'd in naked kc roofs, 1 oh * 
&c. labour included per ft. 1 
Ditto, 251 and fram'd roi, 44 1 25 
ak np 912 ofa per ft i 03 
Ditto, plan'd and Frans: rebated| AA 
and beaded, ſtory poſts,” per ft] 2 fro 
Ditto, in door- caſes, the ſcantling | F. 
not leſs than four inches by three] [| | 
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without labour per ft 20 


and an half 2 7 1 ET. -- 5 Ch 
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Cube of Oak, in ground /joiſt, | 


Ditto, plar'd and fram'd 3 
Ditto, plan'd and fram'd, rebated þ i' 


per ft|-. 
Ditto, plan'd. and fram? d, die ſquare, 
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N. B. All plates dovertail'd' at 
the angles, ot halv'd, to be 
charged as fram'd ; ; and all 
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before ſpecified dimenſions 
of four by t three and an half, 
either in door-caſes of win- |- 
dos, to be meaſured ſuper- 
ficial as deal (according to 


fides and fram'd, &c. 


oy E, + 25 
AE. 
Labour included. 45 


per ft 
Ditto, fant in 1 floors, roofs, | 


| &C. per ft 


— 


1 


and beaded 
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ſtory poſts, ten feet long, and 
rwelue inches . or upwards 


V ft * 4 
Run of cruſſes, put into girders, 17 81 
four inches by four - per fth |; 


ſmall ſcantlings under the * 
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its thicknefs) plan'd both} - 


- per ft (8 
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LIST 'OF'PRICES.,” 


| Labour and Nails ohe 


Labour of bond per ft run 


Groove cut in girders to receive 


trus per ft run 
Fir ground joiſt, beded, not fram d 
per ſquare 


Ditto, pin'd down on plates, and | 


fram'd to chimney - per ſquare 
Single fram'd floors, trim'd toichim- 


neys, and well-hole and party- | 


walls + perſquare 
Ditto, with girder and cas'd bays 
per ſquare 


Naked fram'd floors, with girders, 
and deep and ſhallow joiſts, 


pulley mortic'd, and fill'd in 


with cieling joiſt - per ſquare 
Naked fram'd floors, with girders 
and deep joiſt, and bridging and 
cieling joiſt per ſquare 


Common fram'd cieling floors, with | 
binding joiſt, pulley mortic'd, | 
cieling joiſt, 
per ſquare | 


and filling in 


N. B. If any of the aforemen- 
tioned floors | ſhould be of 


large ſcantlings, and the joiſt | 
double tenon'd, it muſt ex- 
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Common hed Roofing;—per ſquare 


ceed in its value, according | 
% to the judgment of two men 
{ki11'd in the A | 


with Oak, is worth (for la- 
bour) one fourth more than 


Fir. Bt 
ROOFING. 
Labour and Nails only, 


Ditto, with purloins to ſupport the 
middle of the rafter, . per ſquare 


Single Roofing „ Nite 
Curb Roofing ©. + ditto 


All Carpenter's Wark done 


* . 


" CARPENTER's and JOINER's 
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Single Roofing, with purloins and | 


collar beams - per fquare 
Girt Roofing, with fram'd purloins, 
and the rafters fram'd into ditto 
per ſquare 

Fram'd principal rafters, 


to 18s, per ſquare 


Hip'd and valley Roofing, per ſquare | 
Common four-inch 3 par- 


with 
beams and king-poſts, from 125. 


— — 


Ditto fe- inch ditto * ditto 
Ditto ſix-inch ditto - ditto 
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LIST OF PRTe EA 


Ditto fram'd truſs'd quarter par- 


titions, from 75. 64. to 105. 64. 


per ſquare. 


FURRINGS to ROOFS 


AxD Naked FLOORS. ; 
Labour and Nails included. 


Three-quarter deal Furrings, 
per ſquare 


One inch ditto - 


ditto 


One inch and a quarter ditto, ditto 


One inch and a half ditto 


Two inch ditto - = 


Two inch and a half ditto 


Three inch ditto = 


- ditto 


ditto 


 BATTENING ro WALLS. 
Labour and Nails and Plugs included. 


Three - quarter deal Battening to 
Walls, two inches wide, and one 
per ſquare 


foot apart 
Inch ditto = 


One inch and a quarter ditto, ditto | 


ditto 


One inch and a half ditto - ditto 


Twio inch ditto 10575 ditto 
Two inch and a half ditto - ditto 
- © ditto [+ 


"Three inch ditto * + 


i 


- ditto. 
= ditto 


g. 


by 
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6 CARPENTERN s and JOINER's 


Cixcular furrings, vin and nails 
only — per ſquare 


N. B. The ſtuff to the laſt 
article to be charged ac- 


cording to the prices eſta- 


bliſhed for day-work, in the 


year 1777; and where iron | 
holdfaſts are uſed 'againſt | 


_ chimneys, &c. to be ayes 


i extra. 


BRACKETING. 


Bracketing to common cornices, 
per ft ſuper, 


Circular ditto + - ditto 


| Bracketing to modillion cornices, 


| per ft ſuper. | 
Circular ditto + - ditto } 
Cove cornices = - ditto | 
Groins - — - | 


ditto 


GUTTERING. 


Inch deal Gutter and bearers, 
per ft ſuper. 
Whale Fu Gutter- and bearers, 


per ft m_ «1 
Ditto, to curb roof 


ditto 


| 


| 


| ] 
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WATER TRUNKS any 
GUTTERS, PITCH'D AND FIX'D, | 
Whole deal Water Trunk, five 


— 


inches ſquare, A and fix'd, | 
per ft run. | 


- 


N. B. All other fizes in 91 
1 
Whole deal arris, or filler Gutters, I 


per ft ſuper. | 


portion. . 


pitch'd ; - (= 


CENTERING.,; 


Common Centering to vaults, 


7: . oe + $46 | 


Labour and nails only to ditto, 

c per ſquare 
Centering to groins' - ditto | 
Centering, to brick trimmers, and 


bridge ways, &c. per ft ſuper. | 


Centering to apertures, ſuch as 
gaug'd arches - per ft run. 
Ditto, to circular head doors or 


"LA OF PRICES. 


* 


8 1 


> windows, four inches wide, 
per ft run. 

be. if above four inches wide, 
per ft ſuper, 
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Ss CARPENTER's and JOINER's 


R 1 | 1. 
WEATHER-BOARDING. 


Yellow rough Weihe bend 
; per ſquare 1 2 


0 
. N . | 
Ditto, with battins = ditto. 150 
Plan'd Weather-boarding - ditto | 1 | 7 | © 
Ditto, with battins > = ditto. | 1100 


Plan'd Weather - boarding edges, 
cypher'd, or beaded - per ſquare} 1 | 8 | © 


Ditto, with battins ditto | 14 
| | | 


ROUGH BOARDING. *|” | * 


Three. quarter yellow deal Rough 7 
boards, to receive ſlates, per ſquare} 110 
Inch ditto- - ditto 1.8 
Three-quarter Rough ſound Board“ 

ing, ſingle flips = per ſquare by 
Ditto, double flips - ditto | 150 


— 
2 


Inch ſound boarding, ſingle ſlips, | 
| | ; per ſquare [1.1 7.4 

Ditto, double ſlips - ditto || 1 9109 

Ditto, edges ſhot, plough'd, and | 5 
tongu'd - per ſquare 1116 
5 —— 4 ü | 


— 
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LIST OF PRICES. 


S 
Labour and Nails included. 


Rough Slit Deal - per ft ſuper. 
Ditto, the edges ſhot + _ ditto 


Ditto, in packing caſes, the ledges | 


to be meaſured - per ft ſuper. 
Slit Deal, plan'd on one fide, ditto 
Ditto, groov'd and beaded - ditto 
Ditto, plan'd on both fides +» ditto 
Ditto, cover and bearers, and con- 
tracted freeze <= per ft ſuper, 
Ditto, dovetail'd in drawers, not 
leſs than 18 inches long in 
front. per ft fuper. 
Ditto, of capping to backs and 
elbows, rounded and mitred, 
per ft run. 


THREE-QUARTER DEAL. 


Labour and Nails included. 
Three-quarter Deal, rough, 
per ft ſuper. 
Ditto, the edges ſhot - ditto 


Ditto, in packing caſes, the ledges 


meaſured - + per ft ſuper. 
Ditto, plan'd on one fide - ditto 
Ditto, plan d on one ſide, plough'd 
and rongu'd — per ft ſuper, 


2 
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10 CARPENTER's and JOINER's 


Ditto, plan'd on one fide, and 
plug to walls - per ft ſuper. 
Nen r level torus plinth, (if 
-plug'd, add 44.) - per ft fuper. 
Ditto, raking ſcrib'd to ſteps, ditto 
Three-quarter Deal, plan'd both 
ſides per ft ſuper. 
Ditto, and bearers = ditto 


Ditto, dovetail'd in drawers, not leſs 
than 18 inches long in front, 


per ft ſuper. | 


INCH DE AI. 


Rough Inch Deal per ft ſuper. | 


Ditto, with edges ſhot - ditto 


Ditto, and bearers - ditto 


Inch rough packing caſes ditto 


Inch Deal, plan'd on ane fide, ditto | 


Ditto, and plug'd to walls - ditto 


Ditto, plan'd on one » fide, and 


plough'd and tongu'd, per ft ſuper. 
Ditto, plan'd, on both ſides - ditto 


Ditto, cut ſtandards, and ſunk | 


ſhelves - = per ft ſuper, 


Dito, fram'd and beaded boxings, 


per ft ſuper. 

Ditto, torus Plintb, (if plug d, add 34.) 
| per ft fuper. 

Ditto, raking ſcrib'd. to ſteps, ditto, 
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LIST OF PRICES. 


9 
| . 
He 0 | 
Labour and Nails included. | 
Rough Slit Deal per ft ſuper. | 24 
Ditto, the edges ſhot + ditto 23 
Ditto, in packing caſes, the ledges | | 
to be meaſured = per ft ſuper. ga 
Slit Deal, plan'd on one ſide, ditto 3+ 1 
Ditto, groov'd and beaded + ditto . 8884 1 
Ditto, plan'd on both fides - ditto | + i 
Ditto, cover and bearers, and con- | by 
tracted freeze = per ft ſuper, 6 1 
Ditto, dovetail'd in drawers, not | " | 
5 leſs than 19 inches long in 9 
. front, per ft ſuper. 7 1 | 
4 Ditto, of capping to backs and} bi 
5 elbows, rounded and mitred, | | i 
: us fr run. 0404 . 


THREE-QUARTER DEAL. 1 | 
Labour and Nails included, | © 
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ee Deal, rough, | 
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. per ſuper. 1 8 N 

Birto, the edges ſhot - ditto 5 34 | 

Ditto, in packing caſes, the ledges uf: 051 . 

meaſured '= per ft ſuper. | 35 | 

Ditto, plan'd on one fide - ditto | 24 135 1 
Ditto, plan'd on one fide, plough'd 8 LIK | : i | 
and tongu'd - per ft ſuper. | 3 ' 'B 
C i 


x2 CARPENTER's and JOINER's 


Ditto, grounds 2 inches and an half 
wide, for mouldings, plugs in- 
cluded per ft run 
INCH axp HALF DEAL.” 
Labour and Nails included. 


One Inch and Half Deal, rough, 


per ft ſuper. 


Ditto, edges ſhot - ditto] 


Ditto, and bearers - <= ditto 
Ditto, rough, the edges ſhot, and 


plough'd and tongu'd, perftſuper. | 


Ditto, plan'd on one fide - ditto 


Ditto, plan'd on both ſides - ditto | 


Ditto, plan'd on both fides, and 


framd = per ft ſuper.| 


Ditto, plan'd on both fides, and 
groov'd ſhelves, or cut ſtandards, 
per ft ſuper. 

Ditto, cut brackets, and ſpit racks, 


per ft ſuper. | 


Ditto, level torus {kirting, (if plug'd, 

add 44.) - + per ft ſuper. 
Ditto, raking -  -<- ditto 
Ditto, wrought on both fides, and 

dovetail d- — per ft ſuper. 
Clean yellow one inch and halt 
Deal, plan'd on both ſides, for 


| Carvers — 99110 Per ft ſuper. 


4. 


r 
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LIST OF PRICES 


* 
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TWO INCH-DEAL. : |: + 


Labour and Nails included. 


Two Inch Deal, rough, per ft ſuper. , 
Ditto, edges ſnhot — ditto |. 


Ditto, and bearers . - < ditto. 
Ditto, rough, edges ſhot, and 
 plough'd and tongu'd, per ft ſuper. 
Ditto, wrought on one fide - ditto. 


Ditto, wrought on both fades, ditto | 


Ditto, wrought on both fides, and 
fram'd per ft ſuper. 
Clean Iwo Inch Deal, dreſſer top, 


' Per ft ſuper, 


TWO INCH axp HALF DEAL. |: 


Two Inch and Half Deal, rough, 
per ft ſuper, 


Ditto, edges ſhot — - ditto | 


| 
Ditto, plough'd and tongu'd - ditto | 


Ditto, plan'd on one fide , ditto | 


Ditto, plan'd on both ſides - ditto | 
Ditto, plan'd on both fides, and 
fram'd = p 


front per ft ſuper. 


per ft ſuper, | 
Ditto, clean drefler top ditto 
Ditto, rebated ſtall- board, moulded | 
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14 CARPENTER' and JOINER's 
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THREE INCH'DEAL | |” 
Labour and Nails included. 
Three Inch Deal, rough, per ft ſuper. 
Ditto, edges ſnot- - ditto| » | 
Ditto, plough'd and tongu'd - ditto 
Ditto, plan'd on one fide < ditto | /. 
Ditto, plan'd on both fides '- ditto | 
Ditto, plan'd on both fides, and | 


fram'd - - per ft ſuper. 
Ditto, clean Deal, dreffer tops, | 
per ft ſuper. | 
Pio ſtall - board, moulded front, 
ber ft ſuper. 
F LO OR S. 


Rough white inch. deal Floors, 
edges ſhot <- per ſquare 1 
Ditto, yellow _ - - - ditto| 1 | 
Ditto, plough'd and tongu d - ditto | 

Inch white deal 4 ak folded Floor, 
Per ſquare 1 

Ditto, Nen Atto 
Ditto, plough'd and tongu'd - ditto ip 
Rough white whole dealt Floor, 2 
edges ſhot | - per ſquare} 113 
Ditto, yellow ' - 1554 - ditto|” 116 
Ditto, plough'd and tongu'd - ditto| 1 


0 0 


LIST OF -PRICES,,> 233 


ot L. S. * 
TWO INCH DEI... 
Labour and Nails included. | aq. | 
Two Inch Deal, rough, per ft ſuper. 7 
Ditto, edges ſhot + — ditto} |, 74 
Ditto, and bearers . - + | ditto\ | ,. | 8 
Ditto, rough, edges ſhot, - ang 
- plough'd andtongu'd, per ft ſuper. { 0184 
Ditto, wrought on one ſide - ditto| . | | 85 
Ditto, wrought on both fides, ditto KO 
Ditto, wrought on both fides, and ö 
framd per ft ſuper. 114 Af 
Clean Two Inch Deal, dreſſer top, iel Alf 
3 1 0 un N 1ſt ſuper. 110 ol 
| | Lt 
TWO INCH AND HALF-DEAL.|- j | 1 
n HY 
Two Inch and Half Deal, rough, |. . | | .M 
+ perft apes | ./' 19 - Þ 
Ditty, edges ſhot — - ditto | . 52 | 92 | 
Ditto, plough'd and tongu'd - ditto | _ * ji | 
Ditto, plan'd on one ſide -- ditto . i 104 p 
Ditto, plan'd on both fides - ditto 110 ; 
Ditto, plan'd on both ſides, and itz 
X fram'd. * — g ft ſuper. |, 2 12 4 
Ditto, clean dreſſer top ditto 12 1 
Ditto, rebated tall board, moulded v 996 1 
front per ft ſuper. Folk 2 6 4 
Þ 


—_ _ - — a 
true „ "4 — — 


4 ——ů— 


Ditto, yellow — — - ditto 
Ditto, plough'd and rongu 'd - ditto | 
Inch white deal pan'd folded Floor, 


R | CARPENTER: aka jotneks 


«} 


THREE INCH DEAL. / 
Labour and Nails 'mcluded. |} 


'Three Inch Deal, rough, per ft ſuper. 101 


Ditto, edges ſhot - - ditto 


Ditto, plough'd and tongu'd - ditto 
Ditto, plan'd on one fide - ditto} _ 
Ditto, plan'd on both fides''« ditto- 
Ditto, plan'd on both fides, and uot 


-fram'd - - per ft ſuper: 1 
Ne clean Deal, dreſſer tops, 


per fr ſuper. 
Dire, ſtall - green Ran front, 
a "JO 
F L. GRE 


| 


Rough white inch deal Floors, 


edges ſhot = per ſquare 


— 


per ſquare 
Ditto, yellow „ 
Ditto, plough'd and tongu'd - ditto 


Rough white whole deal Floor, 


edges ſhot *- 
Ditto, elo 4 . I > ditto 
Ditto, plough'd and tongu'd - ditto | 


CR. ee St. 
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plan- d „tte whole deal —.— | 


Floor * 4 44 } 4 5 per |; 
Ditto, plough'd and tongu'd, 


per ſquare | 


Ditto, traight joint, common 
naild' = =, per ſquare 

Ditto, with the heading Joints 
plough'd and * and one 
edge nail'd - per ſquare 


Ditto, yellow whole deat folding | 
per ſquare | 


Floor = 
Ditto, common fraight 3 joint, ditto 
Ditto, the heading joints plough'd 

and tongu'd, and one edge nail'd, 

per ſquare 


Ditto, ſecond beſt -- - ditto 
Ditto, dowel'd - ditto 


Ditto, clean + ditto} 
One inch and a quarter ſtraight | 


Joint battin Floor, common, 
per ſquare 

Ditto, with the heading joints 
plough'd and tongu'd, and one 
edge naild - += per ſquare 
Ditto, doweVd - „ . ditto 


Ditto, fecond ad 4 9 ditto | 


l 


Ditto, glean'| +..;..> 4 - ditto 
Ditto, the very ; beſt, well match'd, 
per ſquare 


One meh and a quarter tight wain- 


ſcot dowel'd Floor per ſquare 


Ditto, 1 beſt wainſcot, well}. 
M 


mat - _- per ſquare 
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16 CARPENTER's and JOINER's 
p * 4 | ; 4. | > a 


DOORS FITTED AND. HUNG. 25 bY 
Slit deal rough ledg'd Doors, | | | 
per ft ſuper 331 
Ditto, plan d ti two ſides, and ledged, 1 
per ft ſuper. 4 
T hree-quarter deal rough edgza| li 
Doors per ft ſuper. 44 
Ditto, plan'd two fides, and ledg'd, | | 
per ft ſuper. 7 | 6 
Ditto, e two ſides, and plough'd | 2 | 
and tongu'd - per ft ſuper. | | | 7 
Inch deal rough tedg'd © Doors, | Þ 01 
per ft ſuper. | 51 
Ditto, plan'd two fides, and ledg'd, 4 
per ft ſuper. . 
Ditto, plan'd two ſides, and plough'd 
and tongu'd - per ft ſuper.| LS: 
Whole deal rough ledg'd Doors, 8 | 
per ft ſuper. | 15k 
Ditto, plan'd two fides, and ledg'd,| | | 
per ft ſuper. | 5 
Ditto, plan'd two ſides, and plough'd Hoa 
and tongu d per ft ſuper. Z 4 e |? 


2 „ r PR "IT 4 a 2 Wc a + 9 


. W F4 * o 3 4 * I N F » N 
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LIST OF PRICES. 


Plan'd white whole deal folded 
Floor - = per ſquare 
Ditto, plough'd _ tongu'd, 
per ſquare 
Ditto, ſtraight joint, common 


naild - - Per ſquare 
Ditto, with the heading joints 


plough'd and tongu'd, and one 
edge nail'd - - perſquare 
Ditto, yellow whole deal folding 
Floor = - 


Ditto, common ſtraight joint, ditto 
Ditto, the heading joints plough'd 
and tongu'd, and one edge nail'd, 


| per ſquare 
Ditto, ſecond beſt - - ditto 


Ditto, dowel'd - - - ditto 


| 


Ditto, clean = - ditto|, 


One inch and a quarter ſtraight 


Joint battin Floor, common, | 
per ſquare | 


Ditto, with the heading joints 

plough'd and tongu'd, "and one 
edge naild - — per ſquare 
Ditto, dowel'd - = - ditto 


Ditto, fecond beſt - - ditto 


Ditto, clean - — = Citto 
Ditto, the very beſt, well match'd, 
per ſquare 


One inch and a quarter right wain- 


{cot dowel'd Floor - per ſquare 


Ditto, the beſt wainſcot, well 


„ match'd . per ſquare 


per ſquare 
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.D OO R S FITTED AND_ HUNG. 


Slit deal rough ledg'd Doors, 
per ft ſuper. 


Ditto, plan'd two ſides, and ledged, 
per ft ſuper, 


Three · quarter deal rough ledg'd 
Doors 


Ditto, plan'd two ſides, and ledg'd, 
per ft aber, 


Ditto, plan'd two ſides, and plough'd 


and tongu d- 


Inch deal rough ledg'd Doors, 
per ft ſuper. 

Ditto, plan'd two fides, and ledg'd, 
per ft ſvper. 


Ditto, plan'd two fides, and plough'd 
and tongu'd - < per ft ſuper. 


per ft ſuper, 


Whole deal rough ledg'd Doors, 
per ft ſuper. 
Ditto, plan'd two ſides, and ledg'd, 
per fr ſuper. 
Ditto, plan'd two ſides, and plough'd 
and tongu'd — 


per ft ſuper. 


— 


per ft ſuper. | 
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LIST OF PRICES: 
| "T 


Inch and a half deal rough ledg'd 
Doors - per ft ſuper. 
Ditto, plan'd two fides, and ledg'd, 
per ft ſuper. 


Ditto, plan'd two ſides, and plough'd 
and tongu d 


FRAM'D DOORS OF DEAL. 


Whole Deal two pannel ſquare 


Doors - per ft ſuper. 


Ditto, four pannel 5 ditto 


Ditto, ovolo ſaſh Door, two panne! 
ovolo, and flat and ſquare bottom, 
* ft ſuper. 


Inch and a half two > Soon {quare 
Doors per ft ſuper. 
Ditto, four pannel 8 
Ditto, fix pannel - : : 
Ditto, four papel ovolo, flat and 
ſquare bac wo" fr bo 


Ditto, fix pannel > ditto 
Ditto, quirk A e 

ſquare back +; per fc ſuper. 
Ditto, bead fluſh, and ſquare, ditto 
D 


per ft ſuper. 


ditto 


ditto | 
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18 CARPENTER's ard JOINER's 
| % d. 


Two inch four pannel ſquare Door, 
| | per ft ſuper. 
Ditto, fix panne! | + ditto 
Ditto, ovolo flat fix pannel Door, 

ſtuck both fides with four inch 
" margins per ft ſuper. 


Two inch fix pannel Doors, bead | 


* and ovolo flat back, 
per ft ſuper. 


Ditto, quirk ogee and bead, ſtuck | 


both fides - per ft ſuper. 


Two inch fix pannel Doors, ovolo | 


and raiſed pannel on front, and 
ovolo and flat back, per ft ſuper. 


Two inch ſix pannel Doors, bead 


oth front, and bead butt back, | 


per ft ſuper. 


Two wad and a half Deal fix pan- | 


nel Doors, ovolo and flat on both 


ſides 720 PT ft ſuper. 


Two inch and a half Deal fix pan- 


nel, ovolo and raiſed pannel, and 
ovolo and flat back fix inch 


| 


— 


margin | cat? per ft ſuper. 


| 


10 


114 


LIST OF PRICES 


Two inch and a half Deal fix pan- 
nel Doors, double margins in the 
middle, with a bead ſtuck on 
ditto, the top part ovolo and 
raiſed pannel, head fluſh bottom, 
and bead butt infide, ſix inch 
margin = per ft ſuper. 


WAFNSCOT DOORS. 


Two inch fix pannel Door, 
ovolo and flat on both fi des, 
per ft ſuper. 


Ditto, quirk ogee and bead Doors, 
ſtuck on both fides, per ft ſuper. 


MAHOGANY DOORS. 


Two inch fix pannel ovolo. and flat 
Mahogany Doors, ſtuck both 
tides, of ſolid Honduras ſtuff, 


| 
per ft ſuper, 


Ditto, quirk ogee and bead, ditto 


N. B. Veneerd Doors muſt be 


valued according to the 
goodneſs of the ſtuff, and 
likewiſe the ect 


_ 


Bok 


Mahogany Doors. 
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20 CARPENTER's and JOINER's 

| 5 5 3 
GATES, AN 5 n e 0 

COACH-HOUSE DOORS. | 


Two inch fram'd Coach - FROG. | | 
Doors, fill'd in with inch deal, 
per ft ſuper. | 1 


Two inch and a half ditto, fill'd in 
with inch and quarter deal, 
per ft ſuper. Wy x- 


Two.inch Gates, bead fluſh front, 
and ſquare back, in 16 pannels, 
(if a wicket, add extra) ſuppoſed 
to contain 60 feet ſuperficial, or 
upwards - per ft ſuper. | | x 


| 


Ditto, bead fluſh, both fides, ditto ES 


Two inch and a half deal Gates, | 
bead fluſh front, and ſquare back, 
in 18 pannels, ſuppoſed to con- 

tain 80 feet ſuperficial, |” _ 


| 07 per it fuper. | 1 1 
Ditto, bead fluſh, oth ſides, by + 
per ft ſuper, |. MT al 6 


"Cl 


q * W ol w = 4 —_— I a - Ll 4 
— X 4 * J * P) was 4. * * PR * 4H, X 4. * as = > ate 3 «45.2 < : . 
8 A ene SE ia dtt r nr R 
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IST OF PRICES, 


INSIDE SHUTTERS; 
or DEAL. 


Three-quarter Deal, 
in one height = 


clamp flaps, 
per ft ſuper. 

ditto * 
Inch clamp flaps, in one height, 

- per ft ſuper. | 

Ditto, in two heights + ditto: 

Inch Deal, fram'd ſquare, and flat, 


two pannel ſhutters, one height, 
per ft ſuper, 


ditto | 
Ditto, fram'd fluſh, and ſquare on 
back, one height - per ft ſuper. 


Ditto, in two heights = 


Ditto, in two heights = 


Ditto, in two heights - ditto 
Ditto, fram'd, bead fluſh, and 
+ Janars >" 0716 per ft ſuper, 


Whole Deal two pannel ſquare | 
ſhutters, fram'd, one height, 
; | per ft ſuper. 
Ditto, two heights - < ditto, 


Ditto, two pannel, ovolo flat and 
ſquare, back ſhutters, one height, 
per ft ſuper. 


Ditto, two heights . = =» 


ditto - 
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Ditto, ovolo flat front, and fluth |. 


„ 
Ditto, in four pannels - 


per ft ſuper. 
- ditto. 


Ditto, quirk ogee and bead, and /| 


fluſh back, in two heights, 
per ſt ſuper, 


Inch and a half Deal two pannel 
ſquare ſhutters, one height, 


per ft ſuper. 
Ditto, in two heights - + ditto. 


Inch and a half Deal two pannel, 
ovolo flat, and ſquare back, one 
height - per ft ſuper. 

Ditto, in two heights - = ditto 

Ditto, ovolo flat, and fluſh back, 
in one height - + per tt ſuper. 

Ditto, in two heights - = ditto 


Ditto, in four pannels, - — ditto 


Inch and a halt two pannel, quirk | 


ogee and bead, and ſquare back, 
in one height per ft ſuper. 
Ditto, in two heights -  - ditto 
Ditto, in two heights, and fluſh - 
back per ft ſuper. 


Ditto, in four pannels - < ditto | 


CARPENTER's and JOINER's 
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185 


LIST OF PRICES. 23 


Inch and a half two pannel, ovolo, | 4. F T * 6 
and raiſed with a ſquare raiſing; i 
in one height per ft ſuper, | 1 | 3 "i 

Ditto, in two heights - - ditto} 1 4 i 

Ditto, in four pannels - ditto EL 8 i 

Inch and a half four pannel, ovolo, | | | WW 
and raiſed with quarter round, or | {| 
ovolo in raiſing, i in two heights, | 2 | - -1 

per ft ſuper. | 1 | 6 "i 

Ditto, quirk ogee and bead, on | Wy | "| 
_ framing, and raiſed as ditto, | | 4 

per ft ſuper. 113 | 

Run of ſmall aſtragal, laid on pan- | v4 


nels of ſhutters, mitred and glued, 9 1 | 
and needle points per ft run | 24 f 1 


. 1 3 | i 


OUTSIDE SHUTTERS 
To Shop From, Sc. 


0 + 
Whole Deal n Shutters, | bie 
per ft ſuper. 9 

Whole Deal two pannel Shutters, 1 
butt flaſh, and ſquare, per ft ſuper. | 
Ditto, bead Auth, and ſquare, ditto | 


1233 — — _—_—_ „ — Ye 
43 1 I 
—c » a 


Py — FY 
L465 —- ERASE — 
= LA of — 4 MCs. > 
- 
- ——— : : 


74 CARPENTER and JOINER's 
Dito, bead fluſh, and bead butt“ 


back per ft ſuper, 


Inch and a half three pannel Shut- 
ders, bead fluſh, and ſquare back, 


per ft ſuper. 


Ditto, bead fluſh, and bead butt 


back = _ - 
Ditto, on a Gteblar ar flat ſweep, 
bead and fluſh front, and ſquare 
back — 


per ft ſuper. 


per ft ſuper. 


Ditto, bead fluſh, and 4 ſquare quick, | 


Hreep to corner W ft = 


BACKS, A E ELBOWS. |. 


Inch ſquare fram'd Backs and 

Elbows, and ſoffit, per ft ſuper. | 
Whole Deal ditto + > 
Ditto, ovolo flat - - _ ditto 
Ditto, quirk ogee and bead - ditto 


Ditto, ovolo and raiſed pannel, | 


_ ſquare raiſing- - per ft ſuper. 


Ditto, ovolo and raiſed panne, 
00 quarter round, on raiſmg, 
per ft ſuper. T 


Oo 


/ 


ditto | - 7 


LIST OF PRICES. 25 


Ditto, quirk ogee and bead, and ny | 
raiſed pannel, with quarter round, load 
on raiſing - per ft ſuper, 1 | I 


FRAM'D LININGS To DOORS, 
AND | 
BACK LININGS ro WINDOWS, | | | 


| : ei 
Inch Deal two pannel Back Linings 


. to Windows, Fram'd, bead butt, 

| per ft ſuper. 
Ditto, Fram'd, in three pannels, 
per ft ſuper. 7 

Whole Deal double rebated jambss | 
and ſoffits to Doors, Fram'd, 1 
bead and Auſh '- per ft ſuper. 9 
Ditto, Fram'd, ovolo and flat | 


panne!!! — per ft ſuper. | 84 | 
iy with quirk ge and bead, . j 
per ft ſuper. | p 01 1 

lach and a half double rebated |. | F. id | j 
jambs and ſoſhts to Doors, ES | 


Fram'd, bead and fluſh, ' :} | | * 1 
per ft ſuper “. 1 
E | 
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Ditto, Fram'd, ovolo and flat 
pannel - - = per ft fuper. 
Ditto, with quirk ogee and bead, 
per ft ſuper. 
Ditto, ovolo and raiſed pannel, 
with ſquare raifing, per ft ſuper. 
Ditto, and raiſed pannel, with 
quarter round, on raiſing, 


per ft ſuper. 


Ditto, with quirk ogee and bead, 
per ft ſuper, 


WAINSCOTING. 


Whole Deal n dwarf Wain- 
ſcoting - - - peryard 


Ditto, two pannels high - ditto 


Whole Deal ſquare Wainſcoting, 
up to the ceiling - per yd | 
Whole Deal raking, ſquare geeurf 


work =» ml er 
Ditto, raking ovolo and flat, ditto 
Ditto, quirk. ogee and bead, ditto 


| 


fo S. 
| 
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LIST OF PRICES) 27 1 
4 + M 
Whole Deal level dwarf Wain— A 
ſcoting, ovolo and flat - per yd | F £19 ij 
Ditto, two pannels high + ditto 4 [| 
Whole Deal level quirk ogee and | din i 
bead, dwarf work - per yd | 4-40 [ 
Ditto, two pannels high + ditto. 14.1.4 
Inch and a half ovolo and flat F 
4880 E de e 
Wainſcoting, up to the ceiling, 1 217 
ef}. | 4 8 9 
Ditto, quirk ogee and bead, ditto 8 To 
Ditto, and raiſed pannel, ſquare Ii 1 ; 
raiſing -; Ä 6 | 2 
Ditto, with bead or quarter round, 
. raffing -'» per yd | 6 5 
Inch and a half ſquare partition, We 
flat pannel +, .- per ft ſuper. 6 
Ditto, two inch _ - _ ditto Pers 8 
Ditto, ovolo flat, and 3 back, A 
per ft ſuper. | 10 
Ditto, ovolo flat, and fluſh back, | | 288 
per ft ſaper. | | 1 10 
ike.” ovolo flat, and bead - and br: 4:3 0280 
1 


fluſh - »,,, der ft ſuper. “ 1 
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1 * g. 


MOULDINGS. 
Small beads, of Deal per ft run 
Inch ogee, of Deal - ditto 
Ditto, ogee and bead - - ditto 
Single cornice - . £8 
Fqur inch fingle architrave - ditto 
Four inch and a half ditto = ditto 
Five 1 inch ditto » ditto 


Baſe and ſurbaſe Mouldings, of 
| Deal, and double architrave, Ke. | 


* — 


per ft ſu per. I 


Pitta, ſmall moulded chimney | . 
caps - per ft ſuper. 15 


N. B. To allow for all breaks, 
(except the two external | 


breaks) - for each | 


c , 


Common block dentil - per ft run 


Ditto eye dentil we - ditto 
Ditto fret dentil ix; bes de 


Dito fret eye deni dittob( 1 


RIGHT 


WAINSCOT MOULDINGS. 
Straight Wainfcot Mouldings, 
per ft ſuper. 


Circular ditto + - ditto 


MAHOGANY MOULDINGS. 


Mahogany ſtraight Mouldings, 


per ft ſuper. 


Ditto, circular = ditto 


S TAILS 


Common inch white Deal ſteps 
and riſers, including carriage, 
per ft ſuper. 

Ditto, yellow «+ - '»-: 
Common yellow whole Deal ſteps 
and riſers, including carriage, | 


per ft ſuper. 


Second beſt whole Deal fteps and 


riſers, and carriage, with moulded 
noſing, properly glu'd and block'd, 


(cloſe ſtring) - - per ft ſuper. 


LIST OF-PRICES” 
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Circular hollow and round to ditto, 
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Second beſt clean Deal ſteps, riſers 
and carriage per ft ſuper. , 


with moulded noſing, mitred, to 


receive bracket, and return noſing 


and dovetail'd, to receive bal- 
lifter - <- per ft ſuper, 


Circular block to curteel ſtep, 
per ft cube 


7 i S353 


Circular veneer'd riſer to curteel 
ſtep - ; per ft ſuper, 


ö 


per ft run 


Ditto, with ſmall cock bead, ditto 


Clean Deal ſteps, riſers and carriage, 


to geometrical, ſtairs, on a cir- 


5 : | 22 h 4 
cular plan, the riſers mitred to 
the ſtring board · per ft ſuper, | 


Circular ſtring board, gly'd up to 
anſwer the wreath'd rail, with 
circular bead on bottom edge, 


1 


Ditto, clean Deal ſteps and riſers, 


and one ſunk face » per ft ſuper, | 


* 


. 


LIST OF PRICES 


Inch and a quarter wainſcot ſteps, 
and riſers and carriage, with 


moulded nofings - per ft ſuper. | 


Ditto, on a circular plan ditto 


Whole Deal raking,-ſtring board, 
wrought two ſides, and: fram'd, 

" per ft ſuper. 

Ditto, with ſunk face 


214 
per ft run 


rail — 
Ditto, ramps = - - ditto 
Ditto, twiſt - - < « ditto 
Two inch and a half Mahogany 


ſtraight moulded hand rail, 


per ft run 
Ditto, ramps = — - ditto 
Ditto, twiſt - - - ditto 


Ditto, Mahogany, with rail glu'd 

up in thickneſſes ; per ft run 
Ditto, ſalid - 8 
Ditto, capping to iron raking, rail 


ditto 


on a circular plan - per ft run 


Ditto, level, on a circular plan, 


per ft run 


ditto | 
Three inch Deal moulded hand 
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32 CARPENTER's and JOINER: 
L. S. d. 
Three inch Deal tene newels, { II 


per ftrun |, | 


Ditto, Mahogany = - ditto|' 2 
Turning of Deal newels « each | 
Ditto, of Mahogany - each 2 
Inch and a half Deal balliſter, and Pry 
turning ech 


0 


S Q& 


Ditto, Mahogany = - each l I 


E--424 
Seven - eight ſquare waipſcot, bar 


balliſter + per ft run 24 


Ditto, dovetail'd into ſtep - ditto 3 


— — —  — — 


Plain block brackets, and end 


noſings - - - — each}: | x|o 


2 r 


Plain cut brackets, and return end | 
nofings - eech 1|8 
Neat cut brackets, with ſcrow! and W 
end nofings - each 2 
Ditto, Mahogany - - - ditto} 30 
Circular Deal brackets, with return 


end noſings, to geometrical ſtairs, 
each | 2|6 
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-LISPOF, PRICES. 


S AS H E 8. 


— — 2 — th 


Inch and à half Deal ovolo- fix'd 
Saſh - per ft ſuper. 


Ditto, prepared to hang or ſlide, 


7 ft ſuper. 


Two inch Deal e fix'd Saſh, 
| 4 per ft ſuper. 
Ditto, prepared to hang or ſlide, 


per ft ſuper. 


Inch and a half W ovolo 
fix d Saſh - 


Ditto, wart to hang or flide, 


Per ft ſuper. 


ber ft ſoper. 
Two inch Wainſcot ovolo fix'd Saſh, 


ber ft ſuper. 


Ditto, prepared to hang or ſlide, | 


"ger ſe ”_ 


Inch and a half" h 


fix'd Saſh . fe ſuper. 


Ditto, prepared to hang or ſlide, 


F 


84 


84 


11 


114 


per ft ſuper. 


34 CARPENTER's and JOINER's 


Two inch Mahogany ovolo fix'd 
Saſh = — 
Ditto, prepared to hang or ſlide, 


per ft ſuper. 


per ft ſuper. 


| 
Two inch and a half ovolo Wain- 


ſcot Saſh - per ft ſuper. 
| 


Ditto, Mahogany ovolo Saſh, ditto | 


N. B. If any of the afore- 
mentioned Saſhes ſhould be 
ſtuck with an aſtragal, and 

hollow, to charge per ft extra 


For each ſingle cant bar to ſhop 
fronts, four lights high, (if ſtuck 
with an ovolo) - each 


Ditto, (if ſtuck with an aſtragal, 
and hollow) = each 


Two inch Wainſcot ovolo Saſh, 
circular on the plan, {See Fig. 1.) 
per ft ſuper. 


Ditto, with aſtragal, and hollow, | 
| per ft ſuper. | . 


| 


Ditto, Mahogany - ditto 


. 
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LIST OF PRICES 


Two inch Deal ſquare Sky-light, 
bevel rebated, ſtuck with an 


ovolo - per ft ſuper. 
Ditto, of Wainſcot - ditto 
Ditto, hips of Wainſcot - ditto } 
Ditto, hips of Deal - — ditto, 


Two inch and a half Deal ſquare 
Sky-light, beyel rebated, ſtuck 
with an ovolo = 

Ditto, of Wainſcot - - ditto 

Ditto, hips of Wainſcot - ditto 

Ditto, hips of Deal - -< ditts6 


DOMICAL SKY-LIGHTS. 


Three inch Deal Dome Sky-light, 


6 feet diameter, with ſmall bars, | 


ſtuck with an ovolo, and made 


ſquare, for ſtraight glaſs, outſide, | 


per ft ſuper. 


Ditto, made of three inch Wain- 


per ft ſuper. 


* _ n 


at > Per ft ſuper. 


S. 
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35 CARPENTER's and JOINER's 


T hree inch and a half Deal Dome 
Sky-light, on an oval plan, 6 feet 
diameter, the largeſt way ſtuck 
with an ovolo, and made for 


ſtraight glaſs - per ft ſuper. 
Ditto, of Wainſcot - ». ditto; 


N. B. All Domes leſs than 

z feet diameter, muſt in- 
creaſe in their yalue from the 
before - mentioned prices; 
and all Domes that exceed | 

8 feet diameter, muſt de- 


creaſe in their value, 


SASH-FRAMES. 


Deal caſed Frames, for inch and a 
half Saſhes, with Oak ſunk fills, 

prepared to hang fingle, 

a per ft ſuper. | 


Ditto, prepared to hang double, 
FW per ft ſuper, 


os 


a 


LIST OF PRICES. 


Deal caſed Frames, for inch and | 
a half Saſhes, with Oak ſunk | 


fills, and Wainſcot pulley pieces | 


and beads, prepared to hang 
; angle} ">| t ſuper. 


Ditto, prepared to hang double, 


per ft ſuper. | 


Ditto, with Mahogany pulley pieces 
and beads - 
Deal caſed Frames, for two inch 
Saſhes, with Oak ſunk fills, pre- 
pared to hang ſingle, per ft ſuper. 


per ft ſuper. 


Ditto, prepared to hang double, 


per ft ſuper. 


Deal caſed Frames, for two inch 
Saſhes, with Oak ſunk fills, and 
Wainſcot pulley | pieces and 
beads, prepared to hang ſingle, 


per ft ſuper. | 
Ditto, prepared to hang double, 


per ft ſuper. 


Ditto, with Mahogany pulley pieces 
and heads +» 


per ft ſuper, 


| 


| 


| 


fo 


S. 


37 
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38 CARPENTER' and JOINER's 
* * | L. S. d. 
SASHES, axwv FRAMES. | | | 


þ 


| 

Deal cafed Frames, and inch and a | 
half Deal ovolo Saſhes, prepared 194 
to hang ſingle, (not fix d) | 
| per ft ſuper. 111 


Ditto, hung fingle, with lines and 
iron weights, compleat, 
per ft ſuper. 143 
Ditto, hung double - - ditto 1 y 11 5 
Deal caſed Frames, with Wainſcot 
pulley pieces and beads, and 
inch and a half Wainſcot ovolo 
Saſhes, prepared to hang ſingle, 
(not fix d) per ft ſuper. E 5 6 
Ditto, hung fingle, with lines and | 
iron weights, compleat, | | 

2 per ft ſuper. | | 18 
Ditto, hung double -" *. "ates I 195 
Deal caſed Frames, with Mahogany *1 
pulley pieces and beads, and | 
inch and a half Mahogany ovolo | 
Saſhes, hung ſingle, compleat, 
per ft ſuper. | | 2 

Ditto, hung double - ditto-/ | 21 4 


LIST OF PRICES, 


Deal caſed Frames, with two inch | 
Deal ovolo Saſhes, prepared to | 
hang fingle, (not fix'd) | 
| per ft ſuper. 


Ditto, hung fingle, with lines and | 
weights, compleat, per ft ſuper. 


Ditto, hung double ditto | 


Deal caſed F rames, with Wainſcot 
pulley pieces and beads, and 
two inch Wainſcot ovolo Saſhes, 
Prepared to hang ſingle, (not fix'd) 


pex ft fuper. 


Ditto, hung fingle, with lines and 
weights, compleat, per ft ſuper. | 


Ditto, hung double - =< ditto 


Deal caſed Frames, with Mahogany 
_ Pulley pieces and beads, and two | 
inch Mahogany ovolo Saſhes, 
hung ſingle, with lines and 
weights, compleat, per ft ſuper. 


Ditto, hung double - ditto 


10 


4 CARPENTER's arid JOINER's 


| 1 
Deal caſed Frames, with Wainſcot | | 7 


pulley pieces and beads, and two 
inch and an half Wainſcot ovolo F 
Saſhes, hung double, with lines 


and weights, compleat, 
per ft ſuper. 2 [10 


Deat caſed Frames, with Mahogany 
pulley pieces and beads, and two 
inch and a half Mahogany ovolo 
Saſhes, hung double, with lines 


and weights, compleat, 


per ft 8 E34 


Deal caſed Palladian Frame, with | 
two inch Wainſcot Saſhes, the | 
middle Saſh to hang with lines 
* | 


and weights, compleat, - 


Va 
Y 


per ft ſuper. 


N. B. The dimenfions is ES. 
ſuppoſed to be 6 feet the 
baſe, | 


— 


Q 


WV, 


a 


0 
D 


of Saſh, 


2 
ä—ͤ— — — — . — ——ä— " 
@ : 
* 


IST OF PRICES. 


Circular head to Deal caſed Frame, 
veneer d with Wainſcot, and two 
inch Wainſcot ovolo circular head 
and circular Wainſcot | 
bead, glu d up in thickneſſes, to 


be meaſured from the ſpringing 
bar . 


N. B. If any of the afore- 
, mentioned Saſhes ſhould be 


aſtragal and hollow, to 
charge for Saſh and Frame, 
| 

tl; per ft ſuper. | 


And if braſs pulleys and 
| 8; to be charged extra, 
ps pen value. | 
And all the Saſhes to be hung 
with white line. 


* „19001 117 
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For per ft ſuper. | 
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42 CARPENTER's and JOINER's 
Inch and a half Deal Circular head ih 


fan Saſh, with Gothic lights, 
ſtuck with an ovolo {See Fig. 3.) 
| per ft ſuper, 
Ditto, Wainſcot + » ditto 
Ditto, Mahogany - + ditto. 
Two inch Wainſcot Circular fan 


Saſh (See Fig. 2.) = per ft ſuper. | 
Ditto, Mahogany « - ditto | 
Two inch Wainſcot Circular fan i 

Saſh, with Gothic lights, ſtuck 


with an ovolo {See Fig. 3.) 
per ft ſuper. 
Ditto, Mahogany < + - ditto 


Two inch Wainſcot Gothic head to | 
Saſh, to be meaſured ſquare from | 
the ſpringing bar {See Fig. 4) 


per ft ſuper. 


Ditto Mahogany +» 77 ditto | 


CIRCULAR WORK. 


Slit Deal cover and bearers, plan'd | 


two ſides per ft ſuper. 


Ditto, Circular ſoffit, back'd with | 


canvas - per ft ſuper. 


— 
- 


Mm > 


Inch Deal, Circular on the face, 


plan'd one fide - per ft ſuper. 


per ft ſuper. 
Ditto, Circular fram'd ſoffit, with 
ſmall aſtragal, laid on to form 
two pannels, the ſtile veneer'd, 

per ft ſuper. 


ſoffit, the margins veneer'd, 


Ditto, Circular Circular | „ ditto 


Quirk ogee and bead, Circular two 
Panel ſoffit, the margins veneer d, 

| per ft ſuper. 
Ditto, Circular Circular ditto 


N and upwards, 


We to columns and pilaſters, 


Ditto, Circular on the plan, ditto 


Whole Deal, Circular rebated ſoffit, 


Circular Deal columns, 8 inches | 


per ft ſuper. 


* 


Ovolo and flat two pannel Circular 


per fr ſuper. | | 


ES, per ft run 
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Do E A 1 
CIRCULAR MOULDINGS. 


| 
' 


Stuff and Labours W 
14 


Rub of Circular beads, fuck on 


inonge or grounds · per ft run 


3 bead, inch and an half 
wide, = up in thickneſſes, , 


C ircular 3 


r | per ft run 
Ditto, Gbtdie . 
Circular inch ogee IR” ditto 
Ks Gothic „ ditto 


Circular inch ogee and bead, ditto . 


Ditto, Gothic 333 ditto 
Coe Circular. cornices, or | 
,atchirrgves per ft ſuper. 
Tet Gothic 1) . ditto / 


Ditto ſctowl Pegmmepty - ditto 
Moyldings to Circular OE 
Fronts 


an 
> 


per ft ſuper. 


Cirqular Monlings to baſes and 


I. 


| 


-cqpitals - , »-; 


per ft ſuper. 


CARPENTER” and JOINER's 


- 
7 » 
: 
# # 


ditt 


C 


La O. F PRICE S. 
| TEA 
a no buglg oh rip x pn 
aich WAINSCOT. | 
Half ind Right Wainſcor, plan'd | 'F.. 
on one ſide [Sa Per ft ſuper. WE? 1 5 
Ditto, plan'd oh both fides' + ditto | 49 
Ditto, and abet in drawers , 
| & b per fe ſuper. e * 
| | <A PiA 
Three quarter = plan'd; on one 
fide q "per fr 5 e OÞg! 
| End ei 
Ditto, plan'd gn both 6 des — ditto FO. 9 
Ditto, plan'd | on bath des,” & In 55 
n in drawers, perf ſuper. 61 Lis 1 
Inch ditto, plar'd on one fide, ditto oe OT = 
29 | 
91 plawa on both fes .,7, ditto, Saks k | 0 
Ditto, plan'd on both ſides, and 1. 25 
up — ited! perft-ſuper. | | -'x 12 
| | 
Ditto, - on Woch lides, and | 
bi 100 eig ce 
mitre clamp'd, lor ; 8 to | Th = 
| vi mod fiop 5 ior of? 
deſks, &c. _—_ mn per ft ſuper. 1580 4 


46 CARPENTER and JOINER: 
— 0 A. 

Inch 4 a quarter ditto, plan'd on | 2 ; 
Noz 


one fide < per fr ſuper. 
Ditto, plan'd | on both fides - ditto 5 
Ditto, plan d on both ſides, "A. 
dovetail d, or fram'd, per ft ſuper. | 
Ditto, plan'd on both ſides, andi 
mitre clamp'd, for flaps to l: 1 
deſks, & o. per ft Taper. 1 
Ditto, fram'd, bead a and ſquare, | 
in ſmall doors · per ft ſuper. | 
Ditto, fram'd, bead : fluſh on both | 
| ſides, i in ſmall doors, per fr ſuper. 


————_— 
® 
— 
* 
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Inch and a half ditto, plan'd on 
one fide»: j 0 per ft ſuper. 
Ditto, plan'd on both ſides . ditto 
Ditto, fram'd, bead fluſh and ſquare, | * 
per fe — E- 1 

| 


* 1 „ 


Ditto, fram'd, bead fluſh on both 
fides Mo? per ft ſuper. 
A Two inch ditto, _ on one fide, , 
| a of ft ſuper. Lacks 
Ditto, plan'd on both fides - ditto 


| Ditto, plan'd 'on both ſides, Ad | 
| framd per ft ſuper . 


MAHOGANY, 


Us D IN Joixtr's Work: | 


Labour wats plain Wood. 


7 
t inch Mahogany, ed. on 


one fide - - per ft 2 
Ditto, plan'd on both fides - ditto 
Ditto, and dovetaild (except ſmall 


| drawers) per ft ſuper, 


Three-quarter ditto, plan'd on one 
de 8p hh ſuper. 


Ditto, plan'd on both ſides - ditto 


| | 
Ditto, and dovetail'd =» < ditto 


| 


Inch ditto, plan'd on one fide, ditto 


| 
Ditto, plan'd on both ſides - ditto | 


Ditto, and dovetail'd. = ditto 


Ditto, and mitre clamp'd, for flaps 
of deſks, &. Per ft ſuper. 
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a8 - LIST OF PRICES. 


Inch and a quarter ditto, plan'd on 

one fide - < - per ft ſuper, 
Ditto, plan'd on both fides - ditto 
Ditto, and dovetail'd [SEES ditto 


Ditto, and mitre clamp'd, for flaps 


N 
6 


of deſks, c. = per ft ſuper. 


